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Amendment Wo. 2 ea 


Contract Bo. aa 


Baird-Atamle Inc. AU 
33 Datveraity Road Y 
Canbridge 36, Massachusetts 

Attention: Mr. Francis Chamberlain, Treasurer 
Gentlemen: 

1. This dogument comstitutes Amendment No. 2 to Contract 
Ne. H¥«B-S1115 between Baird-Atemic Ine. and the Usited States 
Gevernment end amgenis said coatract as hereafter set forth. 

& Pursuant to the clause of thia contract entitled "Changes", 
the Goverment requires thet the Contractor furnish certain addi- 
tional work and services in the performance of the contract. 


3. The Sehedule to Contract Ho. HF+B-5LLIB is therefore 
amended as follows: 


vt, In APPINDIX I of the Schedule afd the following new 
items of work: 


"9. Make and deliver to Maywood, Warehouse B, 120 
glass 6" diester sye piece presentation lenses. 


16. Inetall heated bubble in sextant, serial 727-556. 
21. Install sew optics consisting of le rg high 


ILLEGIB 


optical eleacxts where feasible.” 


%. Under the heading “DELIVERY” in APPENDIX I, add the 
Sallowing: 
“Item § = Complete by 15 May 1957 


Stem 10 - Complete by 3 June 1957 
Item Jl + Cerplete by 90 June 1957" 
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h, All other terms, conditions, requiresents and consideration 
of Contract Ne. HF-B-$1118 remain uschanged. 


. Please indicate your receigt of this Amendment No. 2 to 
peaches Ho. EF-B-SLLLB and your acceptance thereof by executing the 
ovigiual and tvo copies of this Amendment. Return the fully executed 
original. and one copy of this Amenément to the undersigned and retein 
the remaining copy for your files. 


Very truly yours 


25X1A 


TITLE Treasurer 


Approved For Release 2000/05/16 : CIA-RDP81B00878R001300190070-6 


